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* *stration Region Wellington, DC SR)7 




Date : December 28, 1983 
Reply to 

Attn of : Arthur J. Carlucci, Project Manager (WPCTC) 

Subject: RVA 28456, Replace Existing 1500 Ton Chiller, CIA Headquarters Heating 
Plant, McLean, Virginia 

To : Chief, Project Development Branch (WPTD) 

The CIA plans the replacement of chillers in the power house as part of the 
proposed New Headquarters Expansion project (HEP) . 

Total project funding is uncertain at this point however, the agency is 
optimistic that the required funding will be made available. 

In view of the above it is recommended that the subject P/A for replacement 
of a 1500 chiller be implemented as follows: 

1. Pre -purchase the reqirfjjed chiller based on the design that has 
already been developed ‘by Smith Hinchmen and Grylls (SH§G) the 
A-E for the HEP. 

The procurement will be formally advertised. R$A funds will be 
utilized. 


STAT 


2. Schedule delivery for "after" cooling season 1984 and install 
by new building contractor, if new building becomes a reality. 

3. If new building doesn’t go, then the installation will be designed 

by WPCTD. u ^ y 

H* 

4. The estimated cost of the new chiller is * $300, 00 0 . 


5. The HEP project manager will prepare the necessary purchase order 
and assist F.S.S. in the procurement. 



Project Manager 
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REQUISITION FOfTeQUIPMENT, SUPPLIES, OR SERVICES 


2. STOCKROOM CONTROL 4. STOCKROOM CODE NO. 
NO. i 



ockroom - name and Ideation) 

James Jackson (WYC) 
Director, Personal 
Property Contracts 


11. FOR INFORMATION CALL (Name, telephon 


IKTlITriJai 


FORM OR STOCK NUMBER 
(13) 




8. FROM (Requisitioning point - name and location) 


GSA - PBS 

Design and Construction Division 


10. SIGNATURE OF APPROVING OFFICER 



Major Equipment 


Item 


Central Liquid Chiller 
Refrigeration Machine 


I Ea 


per attached specification dated 
12-15-83 as prepared by Smith 
Hinchman & Grylls 


i0jp.T. \>oex- 1 

W'Z X ^..PUlDOOl 'Wltl 






/ter # 


20. DELIVER TO (Give complete addre ««, including ZIP Code) 

SEE ATTACHED SPECIFICATION 



■VO 




TOTAL AMOUNT — 


21. SHIPPED VIA 

Q] FREIGHT Q] PARCEL POST [^EXPRESS | | MAIL 


• 

22. FILLED BY 

23. PACKEO BY 

24. Cl 


25. BILL OF LADING NUMBER 

26. D 



27. THE ABOVE ITEMS OR SERVICES WERE RECEIVED EXCEPT AS INDICATED ABOVE. 


SIGNATURE TITL 
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REQUISITION FGrt EQUIPMENT, SUPPLIES, OR SERVICES 


2. REQUISITION NUMBER 

#3 HEP 


7. TO (Stockroom ■ name and location) 

James Jackson (WYC) 
Director, Personal -Property 
Contracts Division 


9. ALLOTMENT AND EXPENSE ACCOUNTS CHARGEABLE 

Work Authorization No. A175587 ' 


11. FOR INFORMATION CALL (Name, telephone number, and extension) 


2. STOCKROOM CONTROL 14. STOCKROOM CODE NO. 5. DATE PREPARED 
NO. 


6. JOB NUMBER 


12-21-83 


' Arthur J. Carlucci 


FORM OR STOCK NUMBER 


A72 W70 


8. FROM (Requisitioning Point - name and location) 

Central Intelligence Agency 
Langley, Virginia 


10. SIGNATURE OF APPROVING OFFICER 

Harry E. Fitzwater * 


12. TITLE OF APPROVING OFFICER 

Deputy Director for Administration 


DESCRIPTION OF ARTICLES OR SERVICES 


Condenser water pump 


Per attached specifications dated 
12-15-83 as prepared by: 

Smith Hinchman & Grylls 


*See attached letter dated 12-21-8 
from CIA to Regional Administrate 



£|2>>,IOO. 



TOTAL AMOUNT 


21. SHIPPED VIA 


[ | FREIGHT Q PARCEL POST Q EXPRESS Q MAIL 


23. PACKED BY 


25. BILL OF LADING NUMBER 


27. THE ABOVE ITEMS OR SERVICES WERE RECEIVED EXCEPT AS INDICATED ABOVE. 


SIGNATURE TITL 


NOTE: Acquisition of nonexpendable items are to be fully justified on face of requisition. 


QEKICRAI CCD\/irCC AHMIMICTD ATIHM 
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GSA FORM 49 (REV. 10-81) 
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(instructions on reverse) 


REQUISITION FOR EQUIPMENT, SUPPLIES. OR SERVICES 


ER 

2. STOCKROOM CONTROL 
NO. 

'4. STOCKROOM CODE NO. 



5. DATE PRE°AREO 1 

12-21-83 


6. JOB NUMBER 


7. TO (Stockroom - name and Jocotton) 

James Jackson ( WYC ) 
Director, Personal Property 
Contracts Division 


9. ALLOTMENT AND EXPENSE ACCOUNTS CHARGEABLE 

Work Authorization No. A-175587 


8. FROM (Requisitioning point - name and location) 

Central Intelligence Agency 
Langley Virginia 


10. SIGNATURE OF APPROVING OFFICER 

Harry E. Fitzwater * 

12. TITLE OF APPROVING OFFICER 

Deputy Director for Administration 


FORM OR STOCK NUMBER 
13) 


Major Equipment 


Items 


DESCRIPTION OF ARTICLES OR SERVICES 
(14) 



Central Liquid Chiller 
Refrigeration Machines 


Per Attached Specifications dated 
12-15-83 as prepared by Smith 
Hinchman & Grylls 


*See attached letter dated 
12-21-83 from CIA to Regional 
Administrator 


1 1 - 



21. SHIPPED VIA 
| | FREIGHT 


22. FILLED BY 


TOTAL AMOUNT — 


| j PARCEL POST Q EXPRESS 


23. PACKED BY 


25. BILL OF LADING NUMBER 


27. THE ABOVE ITEMS OR SERVICES WERE RECEIVED EXCEPT AS INDICATED ABOVE. 


SIGNATURE TTITLE 



• NOTE: Acquisition of nonexpendable items are to be fully justified on face of requisition. 
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GSA FORM 49 (REV. 10-81) 


















